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structural  and  hydraulic  and  hydrologic  calculations,  as  applicable.  An 
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IN  REPLY  REFER  VO 

NAPEN-N 

1 1  AUG  1981 

Honorable  Brendan  T.  Byrne 
Governor  of  New  Jersey 
Trenton,  New  Jersey  08621 


Dear  Governor  Byrne: 

Inclosed  is  the  Phase  1  Inspection  Report  for  N.J.  No  Name  No.  57  Dam  in 
Monmouth  County,  New  Jersey  which  has  been  prepared  under  author ization  of 
the  Dam  Inspection  Act,  Public  Law  92-367.  A  brief  assessment  of  the  dam's 
condition  is  given  in  the  front  of  the  report. 

Based  on  visual  inspection,  available  records,  calculations  and  past 
operational  performance,  N.J.  No  Name  No.  57  Dam,  initially  listed  as  a  high 
hazard  potential  structure,  but  reduced  to  a  significant  hazard  potential 
structure  as  a  result  of  this  inspection,  is  judged  to  be  in  very  poor 
overall  condition.  The  dam's  spillways  are  considered  inadequate  because  a 
flow  equivalent  to  55  percent  of  the  Spillway  Design  Flood  (SDF)  would  cause 
the  dam  to  be  overtopped.  To  ensure  adequacy  of  the  structure,  the 
following  actions,  as  a  minimum,  are  recommended: 

a.  The  spillway's  adequacy  should  be  determined  by  a  qualified 
professional  consultant  engaged  by  the  owner  using  more  sophisticated 
methods,  procedures  and  studies  within  six  months  from  the  date  of  approval 
of  this  report.  Within  three  months  of  the  consultant's  findings  remedial 
measures  to  ensure  spillway  adequacy  should  be  initiated.  In  the  interim,  a 
detailed  emergency  operation  plan  and  warning  system  should  be  promptly 
developed.  Also,  during  periods  of  unusually  heavy  precipitation,  around 
the  clock  surveillance  should  be  provided. 

b.  Within  six  months  from  the  date  of  approval  of  this  report  the  owner 
should  engage  a  qualified  professional  consultant  to  perform  the  following: 

(1)  Investigate  the  cause  of  the  seepage  and  wet,  soft  areas  at  the 
downstream  toe  of  the  dam. 

(2)  Design  and  specify  repairs  for  the  erosion  of  the  upstream  slope 
of  the  dam  and  design  and  specify  erosion  protection  for  the  upstream  slope 
of  the  dam. 
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(3)  Design  and  specify  repairs  for  erosion  gullies  and  animal 
burrows  on  downstream  slope  of  dam. 

(4)  Evaluate  the  requirements  for  outlet  works  and  design  and 
construct  appropriate  ouLlet  works,  including  a  dewatering  system. 

c.  Within  thirty  days  from  the  date  ol  approval  ot  this  report  tin: 
following  remedial  measures  should  be  initiated: 

(1)  Repair  of  the  major  erosion  gully  near  the  center  ot  the  dam 
which  extends  from  the  upstream  lace  to  the  downstream  toe  of  the  dam. 

(2)  Start  a  program  of  checking  the  condition  of  the  dam  daily  and 
monitoring  the  wet  area  along  the  toe  of  t lie  downstream  slope. 

d.  Within  six  months  from  the  date  of  approval  of  this  report  the 
following  remedial  actions  should  be  initiated: 

(1)  Remove  the  trees  and  brush  and  their  roots  from  the  entire 
embankment. 

(2)  Remove  trees  and  brush  for  a  distance  of  25  feet  downstream  from 
the  toe  of  the  dam  or  to  the  property  line,  whichever  is  the  lesser  distance. 

(3)  Control  trespassing  on  the  dam. 

(4)  Re-establish  and  maintain  grassy  vegetation  on  the  dam  after 
repair  of  eroded  areas  on  the  dam. 

(5)  Clear  trees  and  brush  on  either  side  of  the  emergency  spillway 
discharge  channel  for  25  feet  and  downstream  for  10  feet  or  to  the  property 
line  whichever  is  the  lesser  from  the  spillway  crest  at  the  right  (west)  end 
of  the  lake. 

e.  The  owner  of  the  dam  should  develop  written  operating  procedures  and 
a  periodic  maintenance  plan  to  ensure  the  safety  of  the  dam  within  one  year 
from  the  date  of  approval  of  this  report. 

A  copy  of  the  report  is  being  furnished  to  Mr.  Dirk  C.  Hofman,  New  Jersey 
Department  of  Environmental  Protection,  the  designated  State  Office  contact 
for  this  program.  Within  five  days  of  the  date  of  this  letter,  a  copy  will 
also  be  sent  to  Congressman  Howard  of  the  Third  District.  Under  the 
provision  of  the  Freedom  of  Information  Act,  the  inspection  report  will  be 
subject  to  release  by  this  office,  upon  request,  five  days  after  the  date  of 
this  letter. 

Additional  copies  of  this  report  may  be  obtained  from  the  National  Technical 
Information  Services  (NT1S),  Springfield,  Virginia  22161  at  a  reasonable 
cost.  Please  allow  four  to  six  weeks  from  the  date  of  this  letter  for  NT1S 
to  have  copies  of  the  report  available. 
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An  important  aspect  of  the  Dam  Inspection  Program  will  be  the  implementation 
of  the  recommendations  made  as  a  result  of  the  inspection.  We  accordingly 
request  that  we  be  advised  of  proposed  actions  taken  by  the  State  to 
implement  our  recommendations. 


1  Incl 
As  stated 


Sincerely, 


ROGER  L.  BALDWIN 

Lieutenant  Colonel,  Corps  of  Engineers 
Commander  and  District  Engineer 


Copies  furnished: 

Mr.  Dirk  C.  Hofman,  P.E.,  Deputy  Director 

Division  of  Water  Resources 

N.J.  Dept,  of  Environmental  Protection 

P.0.  Box  CN029 

Trenton,  NJ  08625 


Mr.  John  O'Dowd,  Acting  Chief 
Bureau  of  Flood  Plain  Regulation 
Division  of  Water  Resources 
N.J.  Dept,  of  Environmental  Protection 
P.O.  Box  CN029 
Trenton,  NJ  08625 


N.J.  NO  NAME  NO.  57  DAM  (NJU0826) 


CORPS  OF  ENC INKERS  ASSESSMENT  OF  GENERAL  CONDITIONS 

This  dam  was  inspected  on  20  April, 1981  by  Andersou-Nichols  anti  Co.  Inc., 
under  contract  to  the  State  ol  New  Jersey .  The  State,  under  agreement  with 
the  U.S.  Army  Engineer  District",  Philadelphia,  haci  this  inspection  performed 
in  accordance  with  the  National  Dam  Inspection  Act,  Public  Law  92-3b7. 

N.J.  No  Name  No.  57  Dain,  initially  listed  as  a  high  h../.ard  potential 
structure,  but  reduced  to  a  significant  hazard  potential  structure  as  a 
result  of  this  inspection,  is  judged  to  be  in  very  poor  overall  condition. 
The  dam's  spillways  are  considered  inadequate  because  a  flow  equivalent  to 
55  percent  of  the  Spillway  Design  Flood  (SDK)  would  cause  the  dam  to  be 
overtopped.  To  ensure  adequacy  of  the  structure,  the  to  1  lowing  actions,  as 
a  minimum,  are  recommended: 

a.  The  spillway's  adequacy  should  be  determined  by  a  qualified 
professional  consultant  engaged  by  tiie  owner  using  more  sophisticated 
methods,  procedures  and  studies  within  six  months  from  the  date  of  approval 
of  this  report.  Within  three  months  ot  the  consultant's  findings  remedial 
measures  to  ensure  spillway  adequacy  should  be  initiated.  In  the  interim,  a 
detailed  emergency  operation  plan  and  warning  system  should  be  promptly 
developed.  Also,  during  periods  of  unusually  heavy  precipitation,  around 
the  clock  surveillance  should  be  provided. 

b.  Within  six  months  from  the  date  of  approval  of  this  report  the  owner 
should  engage  a  qualified  professional  consultant  to  perform  the  following: 

(1)  Investigate  the  cause  of  the  seepage  ana  wet,  soft  areas  at  the 
downstream  toe  of  the  dam. 

(2)  Design  and  specify  repairs  for  Lite  erosion  ot  the  upstream  slope 
of  the  dam  and  design  and  specify  erosion  protection  for  the  upstream  slope 
of  the  dam. 

(3)  Design  and  specify  repairs  for  erosion  gullies  and  animal 
burrows  on  downstream  slope  ot  dam. 

(4)  Evaluate  the  requirements  for  outlet  works  and  design  and 
construct  appropriate  outlet  works,  including  a  dewatering  system. 

c.  Within  thirty  days  from  the  date  of  approval  ol  this  report  the 
following  remedial  measures  should  be  initiated: 

(1)  Repair  of  the  major  erosion  gully  near  the  center  of  the  dam 
which  extends  from  the  upstream  face  to  the  downstream  toe  of  the  dam. 

(2)  Start  a  program  of  checking  the  condition  of  the  dam  daily  and 
monitoring  the  wet  area  along  the  toe  of  the  downstream  slope. 

d.  Within  six  months  from  the  date  of  approval  ot  this  report  the 
following  remedial  actions  should  be  initiated: 

(1)  Remove  the  trees  and  brush  and  their  roots  from  the  entire 
embankment. 
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(2)  Remove  trees  and  brush  for  a  distance  of  2b  feet  downstream  from 
the  toe  of  the  dam  or  to  the  property  line,  whichever  is  the  lesser  distance. 

(3)  Control  trespassing  on  the  dam. 

(A)  Re-establish  and  maintairv\grassy  vegetation  on  the  dam  after 
repair  of  eroded  areas  on  the  dam. 

(c)  Clear  trees  and  brush  on  either  side  of  the  emergency  spillway 
discharge  channel  for  25  feet  and  downstream  for  10  feet  or  to  the  property 
line  whichever  is  the  lesser  from  the  spillway  crest  at  the  right  (west)  end 
of  the  lake. 

e.  The  owner  of  the  dam  should  develop  written  operating  procedures  and 
a  periodic  maintenance  plan  to  ensure  the  safety  of  the  dam  within  one  year 
from  the  date  of  approval  of  this  report. 


APPROVED: 


DATE: 


ROGER  L.  BALDWIN 


Lieutenant  Colonel,  Corps  of  Engineers 
Commander  and  District  Engineer 
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Name  of  Dam: 
Identification  No.: 
State  Located: 
County  Located: 
Stream: 

River  Basin: 

Date  of  Inspection 


No  Name  #57 
Fed  ID  No.  NJ00826 
New  Jersey 
Monmouth 

Crosswicks  Creek 
Delaware 
April  20  ,  1981 


ASSESSMENT  OF  GENERAL  CONDITIONS 


No  Name  #57  Dam  is  about  a  40-year  old  earth  filled  dam  and  is 
in  very  poor  overall  condition.  It  is  small  in  size  and  should 
be  downgraded  to  significant  hazard  from  its  initial 
classification  of  high  hazard.  Trees  and  brush  are  growing  on 
both  upstream  and  downstream  slopes  of  the  dam.  Vehicular 
trespassing  has  destroyed  some  of  the  ground  cover  on  the  crest 
and  erosion  has  occurred  at  several  locations  on  both  slopes. 

An  8-inch  corrugated  metal  pipe  leading  into  at  least  three 
lengths  of  15-inch  reinforced  concrete  pipe  previously  served 
as  the  principal  overflow  structure.  However,  leakage  through 
the  joints  of  the  pipes  apparently  caused  the  severe  erosion  in 
the  embankment.  A  major  gully  on  either  side  of  the  pipes  has 
caused  the  pipes  to  separate  and  the  headward  progress  of  the 
gully  has  reached  to  within  four  feet  or  less  of  the  upstream 
face  of  the  dam.  The  upstream  opening  of  the  pipe  is  crushed 
which  essentially  blocks  discharge  through  the  pipe  remnants. 

A  132-foot  emergency  spillway  adjacent  to  the  right  (west) 
abutment  spills  into  a  natural  ground  channel,  passing  excess 
flow  away  from  the  dam.  This  emergency  spillway  is  capable  of 
passing  54  percent  of  the  one-half  probable  maximum  test  flood 
without  causing  the  dam  to  overtop:  it  is  thus  inadequate. 

Failure  of  No  Name  #57  Dam  would  probably  only  cause  property 
damage  to  Hill  Road,  which  is  about  0.7  miles  downstream.  This 
road  serves  as  a  school  bus  route;  hence  if  the  dam  were  to 
breach,  a  potential  loss  of  life  exists  because  the  road  would 
be  flooded. 

It  is  recommended  that  the  owner  retain  the  service  of  a 
professional  engineer,  qualified  in  the  design  and  inspection 
of  dams,  to  accomplish  the  following  tasks  within  the  specified 
time  frames.  Starting  immediately:  repair  the  major  erosion 
gully  near  the  center  of  the  dam  which  extends  from  the 
upstream  face  to  the  downstream  toe  of  the  dam.  In  the  near 
future:  investigate  the  cause  of  the  seepage  and  wet,  soft 


areas  at  the  downstream  toe  of  the  dam;  remove  the  trees  and 
brush  and  their  roots  from  the  entire  embankment;  design  or 
specify  repairs  for  the  erosion  of  the  upstream  slope  of  the 
dam;  design  and  specify  erosion  protection  for  the  upstream 
slope  of  the  dam;  repair  erosion  gullies  and  animal  burrows  on 
downstream  slope  of  dam;  evaluate  the  requirements  for  outlet 
works;  and  design  and  construct  appropriate  outlet  works 
including  a  dewatering  system.  It  is  further  recommended  that 
the  owner  undertake  the  following  as  a  part  of  operating  and 
maintenance  procedures.  Starting  immediately:  initiate  a 
program  of  monitoring  the  wet  area  along  the  toe  of  the 
downstream  slope;  establish  a  surveillance  program  for  use 
during  and  immediately  following  periods  of  heavy  rainfall  and 
also  a  warning  program  to  follow  in  case  of  emergency 
conditions.  Starting  soon:  remove  trees  and  brush  for  a 
distance  of  25  feet  downstream  from  the  toe  of  the  dam  or  to 
the  property  line  whichever  is  the  lesser  distance;  control 
trespassing  on  the  dam;  re-establish  and  maintain  grassy 
vegetation  on  the  dam  after  repair  of  eroded  areas  on  the  dam; 
and  clear  trees  and  brush  on  either  side  of  the  emergency 
spillway  discharge  channel  for  25  feet  and  downstream  for  10 
feet  or  to  the  property  line  whichever  is  the  lesser  from  the 
spillway  crest  at  the  right  (west)  end  of  the  lake.  In  the 
near  future:  develop  written  operating  procedures  and  a 
periodic  maintenance  plan  to  ensure  the  safety  of  the  dam 
within  one  year  from  the  date  of  approval  of  this  report. 


Warren  A.  Guinan,  P.E. 

Project  Manager 

New  Jersey  No.  16848 
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PREFACE 


This  report  is  prepared  under  guidance  contained  in  the 
Recommended  Guidelines  for  Safety  Inspection  of  Dams,  for  Phase 
I  Investigations.  Copies  of  these  guidelines  may  be  obtained 
from  the  Office  of  Chief  of  Engineers,  Washington,  D.C. 

20314.  The  purpose  of  a  Phase  I  Investigation  is  to  identify 
expeditiously  those  dams  which  may  pose  hazards  to  human  life 
or  property.  The  assessment  of  the  general  condition  of  the 
dam  is  based  upon  available  data  and  visual  inspections. 
Detailed  investigation,  and  analyses  involving  topographic 
mapping,  subsurface  investigations,  testing,  and  detailed 
computational  evaluations  are  beyond  the  scope  of  a  Phase  I 
investigation;  however,  the  investigation  is  intended  to 
identify  any  need  for  such  studies. 

In  reviewing  this  report,  it  should  be  realized  that  the 
reported  condition  of  the  dam  is  based  on  observations  of  field 
conditions  at  the  time  of  inspection  along  with  data  available 
to  the  inspection  team.  It  is  important  to  note  that  the 
condition  of  a  dam  depends  on  numerous  and  constantly  changing 
internal  and  external  conditions,  and  is  evolutionary  in 
nature.  It  would  be  incorrect  to  assume  that  the  present 
condition  of  the  dam  will  continue  to  represent  the  condition 
of  the  dam  at  some  point  in  the  future.  Only  through  continued 
care  and  inspection  can  there  be  any  chance  that  unsafe 
conditions  be  detected. 

Phase  I  inspections  are  not  intended  to  provide  detailed 
hydrologic  and  hydraulic  analyses.  In  accordance  with  the 
established  Guidelines,  the  Spillway  Test  Flood  is  based  on  the 
estimated  "Probable  Maximum  Flood"  for  the  region  (greatest 
reasonable  possible  storm  runoff),  or  fractions  thereof.  The 
test  flood  provides  a  measure  of  relative  spillway  capacity  and 
serves  as  an  aid  in  determining  the  need  for  more  detailed 
hydrologic  and  hydraulic  studies,  considering  the  size  of  the 
dam,  its  general  condition  and  the  downstream  damage  potential. 


PHASE  I  INSPECTION  REPORT 
NATIONAL  DAM  SAFETY  INSPECTION  PROGRAM 
NO  NAME  #57 
FED  ID  NO.  INJ00826 

SECTION  1 

PROJECT  INFORMATION 


1 . 1  General 

a.  Authority.  Authority  to  perform  the  Phase  I  Safety 
Inspection  of  No  Name  #57  Dam  was  received  from  the  State  of 
New  Jersey,  Department  of  Environmental  Protection,  Division  of 
Water  Resources  by  letter  dated  12  December  1980  under  Basic 
Contract  No.  FPM-39,  and  Contract  No.  A01093  dated  10  October, 
1979.  This  Authority  was  given  pursuant  to  the  National  Dam 
Inspection  Act,  Public  Law  92-367  and  by  agreement  between  the 
State  and  the  U.S.  Army  Engineer  District,  Philadelphia.  The 
inspection  discussed  herein  was  performed  by  Anderson-Nichols  & 
Company,  Inc. 

b.  Purpose :  The  purpose  of  the  Phase  I  Investigation  is 
to  develop  an  assessment  of  the  general  conditions  with  respect 
to  the  safety  of  No  Name  #57  Dam  and  appurtenances. 

Conclusions  are  based  upon  available  data  and  visual 
inspection.  The  results  of  this  study  are  used  to  determine 
any  need  for  emergency  measures  and  to  conclude  if  additional 
studies,  investigations,  and  analyses  are  necessary  and 
warranted . 


iect  Description 


a.  Description  of  Dam  and  Appurtenances.  No  Name  #57 
(locally  known  as  Ed's  Pond,  or  Rette's  Pond  Dam)  is  an  earth 
embankment  dam  15.5  feet  high,  618  feet  long  with  a  13-foot 
wide  crest.  The  upstream  embankments  have  2H:1V  slopes  that 
are  tree  covered.  The  principal  overflow  area  is  an  8-inch 
corrugated  metal  pipe  (CMP),  located  approximately  286'  from 
the  left  abutment.  This  pipe  appears  to  extend  from  the 
upstream  face  through  the  embankment  and  into  a  15- inch 
reinforced  concrete  pipe  (RCP)  .  The  8-inch  pipe  is  plugged  and 
is  inoperable.  An  earthen  emergency  spillway  is  located 
approximately  486  feet  from  the  left  abutment  and  is  about  132 
feet  across  to  the  right  overbank.  On  the  day  of  the 
inspection,  the  emergency  spillway  area  was  overgrown  with 
trees  and  brush  with  no  water  flowing  over  the  spillway. 


b.  Location .  The  dam  is  located  in  Upper  Freehold 
Township,  New  Jersey  on  a  tributary  to  Crosswicks  Creek.  The 
dam  is  at  40°  08.5'  north  latitude  74°  33.1'  west  longitude 
on  the  Allentown  Quadrangle.  The  dam  can  be  reached  by  taking 
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Exit  6  on  Interstate  195  and  following  New  Jersey  539  South. 
This  secondary  state  road  becomes  Main  Street  through 
Allentown,  then  veers  left  as  High  Street,  and  continues  as 
Allentown-Davis  Station  Road.  Access  to  the  dam  is  obtained  by 
stopping  on  Allentown-Davis  Station  Road  at  Holmes  Mill. 
Inquiries  must  be  made  of  the  farm  manager,  Ernest  Farnza,  to 
reach  the  dam  site.  A  location  map  has  been  included  as  Figure 
2. 


c.  Size  Classification.  No  Name  #57  Dam  is  classified  as 
being  small  in  size  on  the  basis  of  storage  at  the  dam  crest  of 
112  acre-feet,  which  is  less  than  1000  acre-feet  but  more  than 
50  acre-feet,  and  on  the  basis  of  its  structural  height  of  16.6 
feet,  which  is  less  than  40  feet,  in  accordance  with  criteria 
given  in  the  Recommended  Guidelines  for  Safety  Inspection  of 
Dams . 

d.  Hazard  Classif ication .  Visual  inspection  of  No  Name 
#57  Dam  revealed  a  significant  erosional  gully  in  the  vicinity 
of  the  principal  (pipe)  spillway.  A  breach  of  the  dam  through 
this  gully  is  likely  to  flood  Hill  Road,  a  school  bus  route, 
located  about  0.7  miles  downstream  of  the  dam.  Based  on  the 
poor  condition  of  the  dam  and  the  potential  loss  of  life  on 
Hill  Road,  No  Name  #57  Dam  is  classified  as  significant  hazard. 

e.  Ownership .  The  dam  is  owned  by  the  Newark  Boxboard 
Company,  57  Freeman  Street,  Newark,  New  Jersey.  Mr.  Edward  K. 
Mullen  is  the  President  and  Owner  of  Newark  Boxboard  and  may  be 
reached  at  the  above  address. 

f.  Purpose .  No  Name  #57  Dam  was  alledged  to  have  been 
originally  built  for  irrigation  but  it  is  now  only  used  for 
recreational  purposes. 

g.  Design  and  Construction  History.  No  information 
regarding  the  original  plan  or  design  of  the  dam  was 
available.  However,  the  age  of  the  dam  is  estimated  to  be 
about  40  years  or  more  from  the  size  of  the  largest  trees  on 
the  downstream  slope.  The  presence  of  skeleton  trunks  and 
stumps  in  the  reservoir's  upper  end  suggest  that  the  dam  may 
have  been  raised  about  6  feet  in  the  past  to  its  present  height. 

h.  Normal  Operational  Procedure.  No  operational 
procedures  exist  for  the  dam. 

i.  Site  Geology.  No  site  specific  geologic  information 
(such  as  borings)  was  available  at  the  time  the  dam  was 
inspected.  Information  derived  from  the  Geologic  Map  of  New 
Jersey  (Kummel  and  Johnson,  1912)  and  Pre-Quarternary  Geology 
of  the  Allentown  Quadrangle  (Owens  and  Menard,  1966)  indicates 
soils  within  the  immediate  site  consist  of  coastal  plain 
sediments  which  include  massive  bedded  silty  fine  sands  and 
silts  which  are  occasionally  gravelly. 


The  depth  to  bedrock  at  the  dam  site  is  unknown  and 
outcrops  were  not  observed  during  the  dam  inspection.  No 
information  was  available  on  the  bedrock  in  this  area  based  on 
the  previously-mentioned  reports. 

1.3  Pertinent  Data 


a .  Drainage  Area 
0.2  square  miles 

b.  Discharge  at  Damsite  (cfs) 

Maximum  flood  at  damsite  -  unknown 

Total  ungated  spillway  capacity  at  maximum  pool 
elevation  -  235 

c .  Elevation  (ft.  above  NGVD) 

Top  of  dam  -  73.1 

Maximum  pool  test  flood  (1/2  PMF)  -  73.4 

Recreation  pool  (at  time  of  inspection)  -  70 

Spillway  crest  -  70.1  (estimated  invert  elev.  of 

8-  inch  CMP ) 

-  72.3  (emergency  spillway) 

Streambed  at  centerline  of  spillway  -  57.6  (toe  of  dam 
below  8- inch  CMP) 

Maximum  tailwater  (estimated)  at  emergency 
spillway  -  68.7 

d.  Reservoir  Length  at:  (in  feet) 

Maximum  pool  -  1300  (estimated) 

Spillway  crest  -  1200 

e.  Storage  (acre-feet) 

Spillway  crest  -  102 
Top  of  dam  -  112 

Test  flood  (1/2  PMF)  120 
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f.  Reservoir  Surface  (acres) 

Top  of  dam  -  15.1 

Emergency  spillway  crest  -  12.8 

g .  Dam 

Type  -  earthfill 

Length  -  618  feet 

Height  -  15.5  feet  (hydraulic) 

-  16.6  feet  (structural) 

Top  width  -  4-13  feet 

Side  slopes  -  upstream  2H:1V,  downstream  2H:1V 

Zoning  -  unknown 

Impervious  core  -  unknown 

Cutoff  -  unknown 

Grout  curtain  -  unknown 

h.  Principal  Spillway 

Type  -  One  8- inch  diameter  CMP  leads  into  a  15-inch 
RCP  (not  presently  operable) 

Length  of  weir  -  not  applicable 

Crest  elevation  -  70.1  feet  NGVD  (estimated  for  8-inch 
CMP  invert) 

Low  level  outlet  -  none 
U/S  Channel  -  Reservoir 

D/S  Channel  -  Tributary  to  Crosswicks  Creek 

i .  Emergency  Spillway 

Type  -  earthen  with  irregular  crest 
Length  (of  weir)  -  132* 

Crest  elevation  -  72.3  (low  point  of  spillway  crest) 


-4- 


Gates  -  none 


U/S  Channel  -  Reservoir 

D/S  Channel  -  Tributary  to  Crosswicks  Creek 
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SECTION  2 
ENGINEERING  DATA 


2 . 1  Design 

No  original  plans,  hydraulic  or  hydrologic  data  for  No  Name  #57 
Dam  were  found. 

2 .2  Construction 

No  data  concerning  the  original  construction  of  No  Name  #57  Dam 
were  disclosed. 

2 .3  Operation 

No  engineering  operational  data  were  available. 

2.4  Evaluation 


a.  Availability .  A  search  of  the  New  Jersey  Department 
of  Environmental  Protection  files  and  contact  with 
representatives  of  the  owner  of  the  dam  revealed  very 
limited  oral  information.  All  available  information 
was  retrieved. 

b.  Adequacy.  Recorded  information  was  inadequate; 
evaluation  was  based  primarily  on  visual  observations 
and  measurements,  which  were  adequate  for  this  study. 
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SECTION  3 
VISUAL  INSPECTION 


3 . 1  Findings 

a.  Dam .  Trees  are  growing  on  the  crest  of  the  dam,  on 

the  downstream  slope,  and  in  the  area  at  the  downstream  toe  of 
the  dam.  Extensive  erosion  has  taken  place  on  the  upstream 
slope  at  and  above  the  waterline.  Roots  of  trees  were  observed 
extending  from  the  downstream  edge  of  the  crest  to  the  upstream 
slope . 


The  crest  of  the  dam  is  partially  covered  with  grass 
with  depression  tracks  caused  by  vehicular  traffic  up  to  8 
inches  deep.  Near  the  center  of  the  dam,  a  large  erosion  gully 
has  developed  in  the  vicinity  of  the  15- inch  reinforced 
concrete  pipe  which  has  caused  the  concrete  pipe  to  collapse 
within  the  confines  of  the  gully  except  for  the  upstream 
section  which  is  connected  to  an  8-inch  corrugated  metal  pipe 
that  passes  into  the  dam  crest.  The  gully  varies  in  width  up 
to  8  feet  and  extends  in  depth  from  5  to  8  feet.  The  erosion 
gully  has  extended  to  within  3  to  4  feet  of  the  waterline  on 
the  upstream  face.  The  inlet  to  the  8-inch  corrugated  metal 
pipe  is  buried  in  sediment.  The  area  at  the  downstream  toe  of 
the  dam  is  generally  wet  and  soft  and  some  seepage  water  is 
discharging.  The  Visible  water  contains  numerous 
orange-colored  floes  but  no  evidence  of  suspended  soil  fines  in 
the  water  was  observed. 

Some  animal  burrows  and  numerous  small  erosion  gullies 
were  observed  on  the  downstream  slope. 

b.  Appurtenant  Structures.  (a)  The  entrance  to  the 
ungated  emergency  spillway  is  clogged  with  fallen  logs  and 
debris.  Several  pieces  of  concrete  were  observed  on  the  bottom 
of  the  discharge  channel  which  may  be,  in  fact,  the  remnant  of 
a  concrete  apron.  (b)  The  entrance  to  the  principal  outlet 
work  is  plugged  with  debris.  The  8- inch  CMP  and  outlet  pipe  is 
badly  rusted,  and  the  pieces  of  15-inch  RCP  are  badly  displaced 
because  of  erosion  of  the  embankment.  The  cement  block  head 
wall  is  crushed  and  tilted  with  approximately  one  block  visible. 

c.  Reservoir  Area.  The  watershed  above  the  lake  is 
gently  to  moderately  sloping  and  wooded.  Some  open  fields 
exist  along  the  left  side  of  the  reservoir.  Slopes  on  the 
shore  of  the  lake  appear  stable.  No  evidence  of  significant 
sedimentation  was  observed.  The  large  number  of  tree  trunks 
and  stumps  in  the  upper  part  of  the  reservoir  indicate  that  the 
reservoir  may  have  been  smaller  in  volume  and  surface  area. 
Probably  the  dam  was  added  to  or  raised  to  increase  the  volume 
and  water  level. 
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d.  Downstream  Channel.  No  well  defined  channel  was  noted 
below  the  principal  (pipe)  overflow  outlet.  A  seepage  area  was 
noted  and  a  thread  trace  from  discharges  in  the  past  linked  up 
about  250  feet  downstream  with  the  emergency  spillway  retreat 
channel.  Considerable  erosion  has  occurred  on  the  right  and 
left  banks  of  the  channel  immediately  downstream  of  the 
emergency  spillway  for  a  distance  of  approximately  100  ft.  Two 
hundred  feet  downstream  of  the  emergency  spillway,  stream  flow 
in  the  channel  has  caused  a  large  erosion  gully  to  form  with  a 
vertical  face  up  to  7  feet  high.  Trees  are  growing  on  the 
banks  of  the  channel  downstream  of  the  emergency  spillway. 
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SECTION  4 

OPERATIONAL  PROCEDURES 


4 . 1  Procedures 

No  formal  operating  procedures  were  revealed. 

4 .2  Maintenance  of  Dam 

No  formal  maintenance  procedures  for  the  dam  were  found. 

4 . 3  Maintenance  of  Operating  Facilities 

No  formal  maintenance  procedures  for  the  operating  facilities 
were  discovered. 

4 .4  Warning  System 

No  description  of  any  warning  system  was  found. 

4 . 5  Evaluation  of  Operational  Adequacy 

Because  of  the  lack  of  operation  and  maintenance  procedures, 
the  remedial  measures  described  in  Section  7.2  should  be 
implemented  as  described. 


SECTION  5 

HYDROLOGIC/HYDRAULIC 


5.1  Evaluation  of  Features 


a.  Design  Data.  Because  no  data  were  revealed,  an 
evaluation  of  recorded  hydrologic  and  hydraulic  data  could  not 
be  performed. 

b.  Experience  Data.  No  experience  data  were  found. 

c.  Visual  Observation.  The  primary  spillway  for  No  Name 
#57  Dam,  consisting  of  an  8-inch  CMP,  appears  to  have  been 
connected  by  slip  joints  to  a  15-inch  RCP .  The  joints  appear 
not  to  have  been  previously  water-tight  and  allowed  water  to 
leak  into  the  embankment,  causing  extensive  erosion.  The 
upstream  end  of  the  8-inch  CMP  is  crushed  and  covered  with  fill. 

d.  No  Name  #57  Dam  Overtopping  Potential.  The 
hydraulic/hydrologic  evaluation  for  the  dam  is  based  on  a 
selected  Spillway  Design  Flood  (SDF)  equal  to  one-half  the 
Probable  Maximum  Flood  (PMF)  in  accordance  with  the  range  of 
test  floods  given  in  the  evaluation  guidelines,  for  dams 
classified  as  significant  hazard  and  small  in  size.  The  PMF 
was  determined  by  application  of  a  24-hour  Probable  Maximum 
Storm  (PMS)  of  23.2  inches  to  the  SCS  dimensionless  unit 
hydrograph.  Hydrologic  computations  are  given  in  Appendix  3. 

The  routed  half-PMF  peak  discharge  for  the  subject  drainage 
area  is  520  cfs. 

Water  will  rise  to  a  depth  of  0.8  foot  above  the  emergency 
spillway  crest  before  overtopping  the  low  point  on  the  dam 
embankment  crest.  Under  this  head  the  emergency  spillway 
capacity  is  235  cfs,  which  is  less  than  the  selected  SDF. 

Flood  routing  calculations  indicate  that  No.  Name  #57  Dam  will 
be  overtopped  for  1.5  hours  to  a  maximum  depth  of  0.3  foot 
under  half-PMF  conditions.  It  is  estimated  that  the  emergency 
spillway  can  pass  about  54  percent  of  the  one-half  PMF  without 
overtopping  the  dam;  thus,  the  spillway  is  considered 
inadequate . 

Because  of  the  poor  condition  of  the  dam  and  the  possible  loss 
of  life  on  Hill  Road,  a  breach  analysis  was  performed  to  assess 
the  increase  in  downstream  hazard  under  dam  failure 
conditions.  The  results  of  the  breach  analysis,  contained  in 
Appendix  4,  show  that  the  downstream  hazard  is  significantly 
increased  under  dam  failure  conditions. 
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SECTION  6 

STRUCTURAL  STABILITY 


6 . 1  Evaluation  of  Structural  Stability 

a.  Visual  Observations.  The  soft,  wet  area  and  seepage 
at  the  downstream  toe  of  the  dam  is  indicative  of  seepage 
through  and  under  the  dam  which,  if  not  properly  controlled, 
could  lead  to  failure  of  the  dam  by  piping  or  sloughing  of  the 
downstream  slope.  Serious  erosion  in  the  gully  adjacent  to  the 
8-inch  CMP  and  15-inch  RCP  and  erosion  of  the  upstream  slope  of 
the  dam  at  the  waterline,  if  allowed  to  continue,  could  result 
in  eventual  breaching  of  the  embankment.  Parts  of  the  crest  of 
the  dam  which  are  bare  of  vegetation  would  be  susceptible  to 
erosion  if  the  dam  were  overtopped,  which  might,  in  turn,  lead 
to  breaching  of  the  dam.  Trees  growing  on  the  crest  and 
downstream  slope  and  brush  which  may  eventually  attain  tree 
size  on  both  the  downstream  and  upstream  slopes  may  cause 
seepage  and  erosion  problems  if  a  tree  blows  over  and  pulls  out 
its  roots,  or  if  a  tree  dies  or  is  cut  and  its  roots  rot. 

Small  erosion  gullies,  which  are  bare  of  vegetation,  on  the 
downstream  slope  are  susceptible  to  erosion  by  rainfall  or  by 
overtopping  of  the  dam,  and  the  erosion  could,  in  turn,  lead  to 
breaching  of  the  dam. 

6.2  Design  and  Construction  Data.  No  design  or  construction 
data  pertinent  to  the  structural  stability  of  the  dam  are 
available. 

6.3  Operating  Records.  No  operating  records  pertinent  to  the 
structural  stability  of  the  dam  were  available. 

6.4  Post-Construction  Changes 

No  record  of  post-construction  changes  was  available. 

6.5  Seismic  Stability  -  This  dam  is  in  Seismic  Zone  1. 
According  to  the  Recommended  Guidelines,  dams  located  in 
Seismic  Zone  1  "may  be  assumed  to  present  no  hazard  from 
earthquake,  provided  static  stability  conditions  are 
satisfactory  and  conventional  safety  margins  exist"  .  None  of 
the  visual  observations  made  during  the  inspection  are 
indicative  of  unstable  slopes.  However,  because  no  data  are 
available  concerning  the  engineering  properties  of  the 
embankment  and  foundation  materials  for  this  dam,  it  is  not 
possible  to  make  an  engineering  evaluation  of  the  stability  of 
the  slopes  or  the  factor  of  safety  under  static  conditions. 

It  is  not  recommended  that  a  stability  analysis  be  done. 
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SECTION  7 

ASSESSMENT,  RECOMMENDATI ONS/ REMEDIAL  MEASURES 


7.1  Dam  Assessment 


a.  Condition .  No  Name  No.  57  is  estimated  to  be  about  40 
or  more  years  old  based  on  the  size  of  trees  on  the  downstream 
face,  and  is  in  very  poor  condition. 

b.  Adequacy  of  Information.  The  information  available  is 
such  that  the  assessment  of  the  dam  must  be  based  entirely  on 
the  results  of  the  visual  inspection. 

c.  Urgency .  The  recommendations  made  in  7. 2. a  and  7.2.b 
should  be  implemented  by  the  owner  as  prescribed. 

d.  Necessity  for  Additional  Data/Evaluation.  The 
information  available  from  the  visual  inspection  is  adequate  to 
identify  the  potential  problems  which  are  listed  in  7. 2. a. 

These  problems  require  the  attention  of  a  professional  engineer 
who  will  have  to  make  additional  engineering  studies  to  design 
or  specify  remedial  measures  to  rectify  the  problems.  If  left 
unattended,  the  problems  could  lead  to  failure  of  the  dam. 

7 .2  Recommendation/Remedial  Measures 


a.  Recommendations 


The  owner  should  retain  a  professional  engineer 
qualified  in  the  design  and  construction  of  dams  to  design  a 
complete  rehabilitation  of  the  existing  dam,  including  the 
following: 

Starting  immediately: 

Repair  of  the  major  erosion  gully  near  the  center 
of  the  dam  which  extends  from  the  upstream  face 
to  the  downstream  toe  of  the  dam. 

In  the  near  future: 

1.  Investigate  the  cause  of  the  seepage  and  wet, 
soft  areas  at  the  downstream  toe  of  the  dam. 

2.  Remove  the  trees  and  brush  and  their  roots  from 
the  entire  embankment. 

3.  Design  and  specify  repairs  for  the  erosion  of  the 
upstream  slope  of  the  dam  and  design  and  specify 
erosion  protection  for  the  upstream  slope  of  the 
dam. 
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4.  Design  and  specify  repairs  for  erosion  gullies 
and  animal  burrows  on  downstream  slope  of  dam. 

5.  Evaluate  the  requirements  for  outlet  works  and 
design  and  construct  appropriate  outlet  works, 
including  a  dewatering  system. 

b .  Operating  and  Maintenance  Procedures 

The  owner  should  do  the  following  immediately: 

(1)  Start  a  program  of  checking  the  condition  of  the 
dam  daily  and  monitoring  the  wet  area  along  the 
toe  of  the  downstream  slope. 

(2)  Establish  a  surveillance  program  for  use  during 
and  immediately  following  periods  of  heavy 
rainfall  and  also  a  warning  program  to  follow  in 
case  of  emergency  conditions. 

The  owner  should  do  the  following  soon: 

(1)  Remove  trees  and  brush  for  a  distance  of  25  feet 
downstream  from  the  toe  of  the  dam  or  to  the 
property  line,  whichever  is  the  lesser  distance. 

(2)  Control  trespassing  on  the  dam. 

(3)  Re-establish  and  maintain  grassy  vegetation  on 
the  dam  after  repair  of  eroded  areas  on  the  dam. 

(4)  Clear  trees  and  brush  on  either  side  of  the 
emergency  spillway  discharge  channel  for  25  feet 
and  downstream  for  10  feet  or  to  the  property 
line  whichever  is  the  lesser  from  the  spillway 
crest  at  the  right  (west)  end  of  the  lake. 

The  owner  should  accomplish  the  following  in  the  near 
future: 

Develop  written  operating  procedures  and  a  periodic 
maintenance  plan  to  ensure  the  safety  of  the  dam 
within  one  year  from  the  date  of  approval  of  this 
report . 
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BRIDGE  AND  PIERS  None 

OVER  SPILLWAY 
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VISUAL  EXAMINATION  OF _ OBSERVAT IONS _  REMARKS  OR  RECOttMENDATIOKS 


CHECK  LIST 
ENGINEERING  DATA 
DESIGN,  CONSTRUCTION,  OPERATION 


RAINFALL/RESERVOIR  RECORDS  None  found 


CHECK  LIST 

HYDROLOGIC  AND  HYDRAULIC  DATA 
ENGINEERING  DATA 


DRAINAGE  AREA  CHARACTERISTICS:  0.2  square  miles,  gentle  slope, _ 

_ pastures  and  woods,  suburban. _ 

ELEVATION  TOP  NORMAL  POOL  (STORAGE  CAPACITY):  72.3'  NGVD  (102  acre- 

_ feet) _ 

ELEVATION  TOP  FLOOD  CONTROL  POOL  (STORAGE  CAPACITY)  Not  applicable 

ELEVATION  MAXIMUM  TEST  FLOOD  POOL:  73.4'  NGVD 


ELEVATION  TOP  DAM:  73.1'  NGVD 


PRINCIPAL  SPILLWAY 

CREST:  8-inch  corrugated  metal  pipe  (CMP) 

inoperable 

a . 

Elevation 

70.6’  NGVD 

b. 

Type 

Pipe 

c . 

Width 

8-inch  CMP 

d. 

Length 

Not  applicable 

e . 

Location  Spillover  Left-center  of  dam 

f . 

Number  and 

Type  of  Gates  None 

EMERGENCY  SPILLWAY 

CREST:  Free  overflow  earthen  spillway 

a . 

Elevation 

72.3'  NGVD 

b. 

Type 

Earthen 

c . 

Width 

10  feet 

d. 

Length 

132  feet 

e . 

Location  Spillover  Right  of  the  dam 

f . 

Number  and 

Type  of  Gates  None 

OUTLET 

WORKS: 

None 

HYDROMETEOROLOGICAL 

GAGES:  None 

MAXIMUM  NON-DAMAGING  DISCHARGE:  235  cfs 


APPENDIX  2 
PHOTOGRAPHS 


NO  NAME  #57  DAM 


View  of  junction  of  primary  spillway  8-in  CMP  and  1 5- i n  RCP. 
Clipboard  approximately  6  ft  downstream  from  waterline, 


3-ft-deep  depression. 


View  along  major  erosion  feature  on  crest  of  dam  1 ook i ng 
downstream. 


2-1 


View  of  large  erosion  feature  in  vicinity  of  6-in  diameter  CMP. 
Vertical  drop  approximately  3  ft  at  first  junction  of  pipe. 


Februa 


ry 


View  cooking  from  right  (west)  side  across  emergency  spillway. 
Channel  is  d  own  stream  appr  ox i ma  t  e 1 y  be  1 ow  level  tripod. 


16. 


156) 


2-2 


View  looking  eastward  across  reservoir  toward  horse  barn  in 
distance  from  right  bank  at  end  of  emergency  spillway. 


February  l£ 


View  looking  northward  across  reservoir  from  dam  crest  near 
center  of  dam. 


,  1981 
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